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Ooee again v* are la the process of preparing the Preset and 
FOG Fiscal Tear 1962 Bodget for the period 1 July 1961 through 
>0 June 1962, 


I have set forth below a description of the anticipated procure— 
went# with year company in support of Project and FOG activities. 
Also, a few guideline* are given as a beadle for the procurements. 
Giving due eonslde ration be these factors, Contractor is requested 
to submit budgetary estimates on the following) 

». Contractor Technical Representatives. 


(1) Project. Furnish personnel to support operations 
as follow*) 

(a) At one (1) overseas sit* for a ported of one (l) 
year to support one vehicle on a stand-by basis. 

(b) At one (l) overseas alt* for a period of on* (1) 
year to support two vehicles for full time operations. 

(e) At one (1) domestic site for a period of one (1) 
year with the assumption that stagings will require the services at 
overseas locations 75JS of the tie*. 


The estimate should be in sufficient detail to refleet the quantity 
of personnel, the cost involved by a nan-month rat* and travel and 
per dies costs. Con tract arrangements to be a* they presently exist 
under Contract a Nos. I I 


<2) FOG. Furnish personnel to support full time operations 
at one (1) 21 base for a period of one (1) year. The poesibllity of 
an overseas deployment exists j however, there should be no 
personnel programmed for this. Estimate should be prepared as above 
except it sh oul d include man— month rates for domestic and overseas 
•erviees. C ontract arrangements to be as they presently exist under 
Contract No. I 1 


b. Repair, Overhaul and Flight Testing of Equipment. 


(1) Project and FOG. Furnish necessary facilities, materials 
and services to repair, overhaul, modify and test Project end FOG 
equipment as it may be returned to the factory from time to time, 
the Depots for Project and FOG equipments were combined 1 Jan uar y 1961, 
the Contractor is no longer required to segregate materials and costs 
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SECREr 


S5f* fr* 1 **^ ««*. 1... . Dm, * sa> . , 

i» roqueetod to outalt ST *? 

for th* ooomon fim4 *** r for #a °h Custoawr and an 

fTf”"**** ™ wed to dotonll > ^^r^^5r d J h,,uU lndiM to «h.t 
Bhould to ooordinatod wither 2 ?** TOS JWtiolpotlon. 
^ fBeueamsazjsu w £££*»• 

o. spm **., toot » w *. Kodlfiootien ato. ste. 

«2«Mnto ind/2^St,*2 Oqutpooot.. 

££o£tTb?£ T ContSoSr ** to the 

*y owo*. for dooia»?r d „!! lo ”f* r »«I«lrod to 

^ th « Depot will rofloot t^Sf. .,“T* ”>• 0»Uo 

proper*) on tho oo£bo^ Jf**? 1 ttdgeUry ootlnate ehoSd^h. 

***** Contract Hof 6 lT, JJJ* J* a ® ***7 pwoently exist 

tho Depot prior W"5a5iIiBrin. stlaato should bo ooordlnatod with 

ty 28 FbbrSry 1961, **©! rtSwOoS'n^* 4 “JT* *°° ld ** ^Pl^oiotod 

ar * "ay Questions ^ ^o£^* u ~:*'~ Ktt.ro 

Sincerely, 


25X1 


25X1 


25X1 


(P DPDr-DDP-CB; 


DistributicJ 

t: 


25X1 


Orig 


( 7-2»6l) 


](LAC) 


l - ch/db/dpd 
1 - CH/ADMlN/npn 

J. «N 


1 - 


fU/DPD Chrono 
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